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= NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY ;PART NO. & MODEL OR TYPE 


TITLE OF PROPOSAL : : 
; FUEL COUNTER IMPROVEMENE 


‘NATURE OF PROPOSAL: Remove the existing plastic lens fram the BU103104, Fuel Counters 
end install the new Q50T~-3 Kense, Q507-2 Back-up Plate, and new Hameplate. A Service 
Bulletin will be issued to rework and reidentify counters for all ships. , 


Spares to be returned to LAO for rework and reidentification at a rate convenient to 
WRAMA, eerne 10 per month). 


REASON FOR PROPOSAL: Age deterioration of the existing plastic lenses has caused 
them to bow. and rub on the cowtter drums thus causing "sticky" operation of the 
eres ; 


ia ESTIMATED cost “AND, Tie INVOLVED 7 

> | ADDITIONAL. FUNDING. REQUIRED races 
, | ESTIMATED COST. FOR KITS OR PARTS: 
ADDITIONAL’ FUNDING. REQUIRED : 
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ABILITY. 
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EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD 
SOURCE OF PARTS FOR KIT AVAILABILITY > WEEKS AFTER APPROVAL for 
Peuy) ~ 
at Soe Ret emdtits 
DISPOSITION OF SPARES AFFECTED 
ALL BU1O3104 Counters to be modified and Reidentifiea. 


| INITIATED BY : APPROVED ; WSPO PT AT 
Apgugyed For Release 2002/08/21 : ¢l4,RDP89B0098R8NG0200170022-1 


1227 —* FULOE OPS OMafey PAGELOF 1 97% 


